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THIS REPORT PRESENTS THE RESULTS OF THE JOINT PLANNING 
COMMITTEE OF INDIANA UNIVERSITY AND PURDUE UNIVERSITY IN 
TERMS OF THE AMOUNT AND TYPE OF SPACE THAT WILL BE REQUIRED 
BY 1965 AND BY 1972 IN A FACILITY TO BE JOINTLY OCCUPIED BY 
THE TWO UNIVERSITIES AT FORT WAYNE. IN GENERAL! A SIX'STEP 
PROCEDURE WAS FOLLOWED— (1) EACH INSTITUTION! INDEPENDENTLY 
PROJECTED ITS OWN EDUCATIONAL PROGRAM BASED UPON SUCH 
ASSUMPTIONS AS WERE CONSISTENT WITH ITS PURPOSES AND ITS 
METHODS OF OPERATION. (2) THIRTY-SIX DIFFERENT SPACE 
CATEGORIES WERE ESTABLISHED AND AGREEMENTS WERE REACHED AS TO 
UNIT SIZE! IN SQUARE FEETt FOR EACH CATEGORY. (3) EACH 
INSTITUTION THEN TRANSLATED ITS REQUIREMENTS INTO “PART- 
UNITS. (4) THESE -FART- UNITS FOR THE TWO INSTITUTIONS WERE 
THEN ADDED FOR EACH SPACE CATEGORY IN ORDER TO ARRIVE AT 
COMBINED REQUIREMENTS. (5) EACH INSTITUTION DEVELOPED ITS OWN 
REQUIREMENTS FOR NON- INSTRUCTIONAL SPACE t INCLUDING SUCH 
ITEMS AS ADMINISTRATIVE SPACE AND INSTRUCTORS' OFFICES. (6) 
MEMBERS OF THE COMMITTEE DEVELOPED THE REQUIREMENTS FOR JOINT 
FACILITY SPACE! INCLUDING LIBRARYt AND FOOD FACILITY. THE 
RESULTS OF THE FINDINGS AND PROJECTIONS ARE SUMMARIZED IN THE 
TABLES AND APPENDIX. (BH) 
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zsTimrso space requirements for ft* wayne faciziSty 

TO BE OCCUPIED JOINTLY BY 
INDIANA UNIVERSITY AND PURDUE UNIVERSITY 

During the current academic year the JOINT PLANNING COMMITTEE 
has addressed Itself to the problem of the amount and type of 
space that will he required hy 1965 and Toy 1972 in the facility 
to he occupied hy the two institutions in Ft* Wayne* in general, 
a six-*st^ procedure was followed: 

1* Each Institution, independently, projected its own educa- 
tional program based upon such assumptions as ^vere consistent 
with its purposes and its methods of operation* (See 
Appendix F) * 

2* Thirty-six different space categories were established 
by ^ the COMMITTEE, and agreements were reached as to unit 
size (in square feet) for each category* 

3; Each institution then translated its requirements as 
determined in Step 1, into "part* units as established 
in Step 2* |see Tables 6 through 9) NOTE: Whole units 
were used for General purpose Classrooms* 









4* These "part** units for the two institutions were then 
added for each space category in order to arrive at 
combined requirements* ,The process was followed for both 
day and evening prograiidis4 (See Tables 2 through 5) 

So Eadh i&titution developed its own requirements for 
non*instructional "^institutional space* included were 
such items as^ administrative space and instructors ' 
Offices* (See ^ahle^6 through 9, category C) 



6, HenOiers of t^e committee, ftmct^ning as a group, developed 
.the regttlrements for jp^t facility apace, including 
library, stutet lounge, and food facility. .(See Table 10) 

The results of these findings and projections are summarized 

^th for 1965 and 1972 in Table 1* 
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Space Recwireiaents 

Since the day program (8:00*'5:00) and evening program 
(5:00-10:00) requirements are not identical « conibined needs 
for the two periods are presented separately in Table 1 (Columns 2 
and 4) • Entered in Column 6 is the sum of the maximum day or 
evening space required for the several specialised facilities* 

Still referring to Table 1, Row F and F* entries represent a 4096 
“sarhup" for non-usablc space; this figure is consistent with 
recent university building experience and includes such items as 
stairwells and hallways^ rest rooms« elevator shafts^ heating and 
air conditioning equipment^ and related service space and facilities. 
AS shown in Table 1, the COMMITTEE estimates that the two insitUtions 
will jointly require 146,700 square feet in 1965 and 198,400 in 
1972. 

The CCMIZTTEE is aware that the Fort Wayne joint Facility 
may well involve other space needs not included above, as for 
exanple, the need for an auditorium or a physi!cal education 
facility* This COMMITTEE believes further that if such an 
auditorium were found to be needed a minimum of 18,000 square feet 
should be provided. Similarly, the COMMITTEE believes that if a 
physical education facility is deemed necessary, 25,000 square 
feet should be provided* There may well be other facilities 
necessary at the Fort wayne cite but the COMMITTEE has detailed 



o 



3 



here the requirements oiay for the strictly academic needs of the 
two institutions* 

Next Phase of Activity 

Many problems of a manaqement nature are related to the 
Joint usage of classrooms and laboratories* Similarly « problems 
associated with the management of the library# the food facility# 
and building services need to be considered* The effective 
functioning of the educational programs of the two institutions 
will d^end# to a large degree# upon the intelligent resolution 

it 

of any existing differences in advance# and u^on the progranitiing 
and assigning of management responsibilities prior to construction 
and occupancy* The JOINT PLANNING COMMITTEE believes there is 
a need (1) to define these problems more specifically# and 
(2) to propose to the Presidents of the two institutions appropriate 
methods for arriving at solutions* The COMMITTEE is x^lling to 
undertake these assignments if so directed by the Presidents* 
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aPPEHDlX A 

COMBINED INSTRUCTIONAL SPACE REQUIREMENTS 

FOR 1965 



o 



TABLE 2 

1965 DAYT.mE INSTRUCTIONAL SPACE REQUIREMENTS 



A 2 







lU 


PU 




Coiribined 




unit 


» part 


part 


Unl.ts 


Square 


Space Category 


Area 


Units 


units 


Part 


Whole 


Feet 


A. GENERAL PURPOSE CLASSROOMS 












1. Type I 


500 


4 


7 




11 


5500 


2. Type II 


000 


3 


3 




6 

§ 


4800 


3. Type m 


1600 


1 






X 


1600 


4, Type IV 

CATEGORY A TOTAL « 


2200 




1 




1 


2200 

14,100 












B, SPECIAL INSTRUCTIONAL SPACE 












5* Gen, Caemistry 


1600 


,5 


1*9 


2,4 


3 


4800 


6. Chemistry (other) 


1600 


,3 


. .3 


,6 


1 


1600 


7, Elem« Physics 


1300 


,3 


1,3 


1,6 


2 


2600 


8« Physics (other) 


1100 




,4 


,4 


1 


1100 


9, Gen, Biology 


1200 


,3 


,7 


1,0 


1 


1200 


10, Biology (other) 


1000 




•6 


,6 


1 


1000 


11, Geology-Geog* 


300 


1,0 




1,0 


1 


300 


12, psychology and 
Animal Lab, 


1400 


,8 




,8 


1 


1400 


13, Electrical 


1200 




,8 


,8 


1 


1200 


14, Indus, Technology 


1200 




•1 


,1 


1 


1200 


15 r Elem, Drafting 


1100 




4,1 


4,1 


5 


5500 


16, Adv, Drafting 


1400 




*3 


*3 


1 


1400 



o 
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TABLE 2 (CONTINUED) 



Space Category 

19, Accounting 

20, Modern Lang, 

21, Music & Theater 

22, Art, Design, Crafts 
and Audio Visual 

23, Radio & TV 

24, Speech 

25, Confuting Lab, 

26, Reading 



Unit 

Area 


lU 

part 

Units 


PU 

part 

units 


1200 


.4 




1200 


1,0 


,4 


1000 


1,0 




1000 


1.0 




1000 


.5 


.5 


1200 


1,0 




300 


1,0 




1200 


. 


.4 



Coxnbined 



Units Square 



part 


Whole 


Feet 


.4 


1 


1200 


1.4 


2 


2400 


1,0 


1 


1000 


1,0 


1 


1000 


1,0 


1 


1000 


1.0 


1 


1200 


1,0 


1 


300 


.4 


1 


1200 



CATEGORHr B TOTAL 



32, 600 



TABLE 3 
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COMBINED 1965 EVENING INSTRUCTIONAL SPACE REQUIREMENTS 



Unit 

Space Category Area 



A, GENERAL PURPOSE CLASSROOMS 



1. 


Type I 


500 


10 


2. 


Type II 


800 


7 


3. 


Type III 


1600 


1 


4. 


Type IV 


2200 






CATEGORif A TOTAL - 







PU Combined 

part Units Square 

Units part Nhole Feet 



7 17 8500 

3 10 8000 

1 1600 

1 1 2200 

20,300 



lU 

part 

Unite 



B. SPECIAL INSTRUCTIONAL SPACE 



5. Gen. Chemistry 

6. Chemistry (other) 

7. Elem. Physics 

8. Physics (other) 

9. Gen. Biology 

10. Biology (other) 

11. Geology-Geog. 

12. psychology and 
Animal Lab. 

13. Electrical 

14. Indus. Technology 

15. Elem. Drafting 

^ 16. Adv. Drafting 

ERIC 



1600 


.5 


.6 


1.1 


1600 


.4 


.2 


.6 


1300 


.3 


.5 


.8 


1100 




.1 


.1 


1200 


.3 


.4 


.7 


1000 




.3 


.3 


300 


1.0 




1.0 


1400 


1.0 




1.0 


1200 




1.0 


1.0 


1200 




.6 


.6 


1100 




4.0 


4.0 


1400 




1.6 


1.6 



2 

1 

1 

1 

1 

1 

1 

1 

1 

1 

4 

2 



3200 

1600 

1300 

1100 

1200 

1000 

300 

1400 

t 

1200 

1200 

4400 



16. 



2800 



TABLE 3 (CONTim)ED) 



^ace Category 


Unit 

Area 


lU 

part 

Units 


19 • Accounting 


1200 


1.8 


20. Modern Lang. 


1200 


1.0 


21. Music & l^heater 


1000 


1.0 


22* Art# Design, Crafts 
and Audio Visual 


1000 


1*0 


23. Radio & TV 


1000 


.5 


24. Speech 


1200 


1.0 


25. Computing Lab. 


300 


1.0 


26. Reading 


1200 





CATEGORY B TOTAL 



PU 




Comihined 


part 


Units 


Square 


Units 


part 


Whole 


Feet 




1.8 


2 


2400 


.6 


1.6 


2 


2400 




1.0 


1 


1000 




1.0 


1 


1000 


.5 


1.0 


1 


1000 




1.0 


1 


1200 




1.0 


1 


300 


.5 


.5 


1 


1200 



31, 200 
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APPENDIX B 

COMBINED INSTRUCTIONAL SPACE REQUIREMENTS 



FOR 19T2 



TABLE 4 



A 7 



COMBIHED 1972 DAYTIME IHSTRUCTIOJJAL SPACE REOUIREMENTS 

- 







lU 


PU 




Combined 




Unit 


Part 


part 


Units 


Sguar( 


%ace category 


Area 


Units 


Units 


part 


t^ole 


Feet 


GENERAL PURPOSE CLASSROOMS 












i# Type I 


500 


5 


10 




15 


7500 


2. Type XI 


800 


4 


4 




8 


6400 


3. Type m 


1600 


1 






1 


1600 


4, Type IV 


2200 




2 




2 


4400 


CATEGORy A TOTAL ■ 


























^UU 


SPECIAL INSTRUCTIONAL 


SPACE 












5« Gen* Chemistry 


1600 


.7 


2*7 


3*4 


4 


6400 


6. Chemistry (other) 


1600 


.5 


*6 


1*1 


2 


3200 


7* Elem. Physics 


1300 


*4 


2*3 


2*7 


3 


3900 


8. Physics (other) 


1100 




*8 


*8 


1 


1100 


9. Gen* Biology 


1200 


*8 


1*0 


• 

GO 


2 


2400 


10* Biology (other) 


1000 




*8 


*8 


1 


1000 


11* Geology-Geog* 


300 


1*0 




1*0 


1 


300 


12* psychology and 
Animal Lab* 


1400 


*9 




*9 


1 


1400 


13* Electrical 


1200 




1*0 


1*0 


1 


1200 


14* Indus* Technology 


1200 


*1 




*1 


1 


1200 


15* Elem* Drafting 


1100 




5*5 


5*5 


6 


6600 



O 



TABLE 4 (CONTINUED) 



A 8 







lU 


PU 




Combined 




Unit 


part 


part 


Units 


Square 


Space category 


Area 


Units 


Units 


part 


^Ihole 


. Poet 

t 


16. Adv« Drafting 


1400 




.4 


.4 


1 

0 


1400 


17. Cloth. & Textiles 


1000 




.5 


.5 


1 


1000 


18. Food & Ffutritlcn 


1200 




.4 


.4 


1 


1200 


19. Accounting 


1200 


.8 




.8 


1 


1200 


20. Modern Lang. 


1200 


1.0 


.7 


1.7 


2 


2400 


21. Music & Theater 


1000 


1.0 




1.0 


1 


1000 


22. Art, Design, Crafts 
and Audio-Visual 


1000 


2.0 




2.0 


2 


2000 


23. Radio & TV 


1000 


1.0 


1.0 


2.0 


2 


2000 


24. Speech 


1200 


1.0 




1.0 


1 


1200 


25. Computing Lah. 


300 


1.0 




1.0 


1 


300 


26. Reading 


1200 




1.0 


1.0 


1 


1200 


CATEGORY B TOTAL - 












43,600 



imc 
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i COMBINED 1972 EVENING INSTRUCTIONAL SPACE REQUIREMENTS 




Space Category 



lU PU 

Unit part Part 

Area Units Units 



Combined 

Units Square 
Part Whole Feet 

mmmmmrnmmmammm 




GENERAL PURPOSE CLASSROOMS 



1. Type I 


500 


12 


10 




22 


11,000 


2, Type II 


800 


9 


4 




13 


10,400 


3. Type III 


1600 


2 






2 


3,200 


4. Type IV 


2200 




2 




2 


4,400 


CATEGORY A TOTAI. - 












OQ nnn 


SPECIAL INSTRUCTIONAL 


SPACE 










UUU 


5. Gen. Cliemistry 


1600 


.8 


.8 


1.6 


2 


3200 


6. Chemistry (other) 


1600 


.5 


.4 


.9 


1 


1600 


7o Elem. Physics 


1300 


.4 


.7 


1.1 


2 


2600 


8. Physics (other) 


1100 




.3 


.3 


1 


1100 


9. General Biology 


1200 


.5 


.8 


1.3 


2 


2400 


10. Biology (other) 


1000 




.5 


.5 


1 


1000 


11. Geology-Geog. 


300 


1.0 




1.0 


1 


300 


12. Psychology and 
Animal Lab. 


1400 


1.4 




1.4 


2 


2800 


13. Electrical 


1200 




1.4 


1.4 


2 


2400 


14. Indus. Technology 


1200 




.5 


.5 


1 


1200 


15. Elem. Drafting 


1100 




4.8 


4.8 


5 


5500 


16. Adv. Drafting 


1400 




2.0 


2.0 


2 


2800 




TABLE 5 (CONTINUED) 



A 10 



Space Category 

17 • Cloth* & Textiles 

18* Food & Nutrition 

19* Accounting 

20* Modern Lang* 

21* Music & Theater 

22* Art, Design, Crafts, 
and Audio-Visual 

23* Radio & TV 

24* Speech 

25* Coinputing Lab* 

26* Reading 



Unit 

Area 


lU 

part 

Units 


PU 

part 

Units 


1000 




*2 


1200 




*2 


1200 


2*3 




1200 


1*0 


.6 


1000 


1*0 




1000 


2*0 




1000 


1*0 


1*0 


1200 


1*0 




300 


1*0 




1200 




1*0 



Combined 



Units Square 



part 


Whole 


Feet 


*2 


1 


1000 


*2 


1 


1200 


2*3 


3 


3600 


1*6 


2 


2400 


1*0 


1 


1000 


2*0 


2 


2000 


2*0 


2 


2000 


1*0 


1 


1200 


1*0 


1 


300 


1*0 


1 


1200 



CATEGORY B TOTAL 



42, 800 
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APPENDIX C 

PURDUE UNIVERSITY 
BASE ESTIMATES 
FOR 

DAYTIME AND EVENING 
1965 and 1972 



NOTE: Under “No* Units" heading, whole numbers indicate 
number of rooms required if the institution were to have 
its own facility? decimals indicate portions of time 
actually in use and form the basis of combined require- 
ments developed in Tables 2-5* 



TABLE 6 



A 12 



PU DAYTIME AJ5D EVENIHG REQUIREMENTS 1965 



Spaco category' 



Unit 

Area 



8:00-5:00 



5:00-10:00 



No. Units Sq.Pt, 



No. Units Sg.F 



A. GENBPAL PURPOSE CLASSROOMS 






1. Type I 


500 


7 


3500 


7 


3500 


2. Type II 


800 


3 


2400 


3 


2400 


Type IV 


2200 


1 


2200 


1 


2200 


CATEGORY A TOTAIiS 






SlOO 




8100 


SPECIAL INSTRUCTIONAL 


SPACE 










5. Gen. Chemistry 


xcoo 


2(1.9) 


3200 


K .6) 


1600 


6o Chemistry (other) 


1600 


K .3) 


1600 


• 

to 


1500 


7. Elcm. Physics 


1300 


2(1.3) 


2600 


K .5) 


1300 


8e Physics (other) 


UOO 


K .4) 


1100 


1( .1) 


1100 


9. Gen. Biology 


1200 


K .7) 


1200 


1( .4) 


1200 


10 0 Biology (other) 


1000 


K .6) 


1000 


K .3) 


1000 


13 « Electrical 


1200 


1{ .8) 


1200 


1(1.0) 


12CD 


14 » Indus . Technology 


1200 


K .1) 


1200 


K .6) 


1200 


15. Slem. Drafting 


1100 


5(4.1) 


5500 


4(4.0) 


4400 


16. Advanced Drafting 


1400 


1( .3) 


1400 


2(1.6) 


2800 


20. Modern Lang. 


1200 


1( .4) 


1200 


K -6) 


1200 


23. Radio & TV 


1000 


1{ .5) 


1000 


K .5) 


1000 


25. Reading 


1200 


1( .4) 


1200 


K .5) 


1200 


CATEGORY B TOTALS 










2o,eoo 



f I 
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TABLE 6 ( CONTINUED) 

Space Category sg« Ft. 

C, GENERAL INSTiaUTIONAL SPACE 

27* Instructor's Offices 40 © 75 — 3000 

28. Administrative Area 3300 

29. Student Activities 1200 



CATEGORY C TOTALS 



8000 



TABLE 7 
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PU DAYTIME AND EVENING REQUIREMENTS 1972 





Unit 


8:00-S 


:00 


5:00- 


10:00 


Space Category 


Area 


No. Unit 3 


Sq.Pt. 


No.Units 


Sg.Ft. 


A. GENERAL PURPOSE CLASSROOMS 










1. Type I 


500 


10 


5000 


10 


5000 


2. Tl>pe II 


800 


4 


3200 


4 


3200 


4. Type IV 


2200 


2 


4400 


2 


4400 


CATEGORY A TOTALS 
B. SPECIAL INSTRUCTIONAL 


SPACE 




-12, 600 




12. 600 


5. Gen. Chemistry 


1600 


3(2.7) 


4800 


K .8) 


1600 


6. Chemistry (other) 


1600 


K .6) 


1600 


K .4) 


1600 


7. Elem. Physics 


1300 


3(2.3) 


3900 


1{ .7) 


1300 


8. Physics (other) 


1100 


K .8) 


1100 


K .3) 


1100 


9. Gen. Biology 


1200 


1(1.0) 


1200 


1( .8) 


1200 


10. Biology (other) 


1000 


K .8) 


1000 


K .5) 


1000 


13. Electrical 


1200 


1(1.0) 


1200 


2(1.4) 


2400 


14. Indus. Technology 


1200 


K .1) 


1200 


K .5) 


1200 


15. Elem. Drafting 


1100 


6(5.5) 


6600 


5(4.8) 


5500 


16. Advanced Drafting 


1400 


K .4) 


1400 


2(2.0) 


2800 


17. Cloth.& Textiles 


1000 


K .5) 


1000 


K .2) 


1000 


18. Food & Nutrition 


1200 


K .4) 


1200 


K .2) 


1200 


20. Modern Lang. 


1200 


K .7) 


1200 


1{ .6) 


1200 


23. Radio & TV 


1000 


1(1.0) 


1000 


1(1.0) 


1000 


26. Reading 


1200 


1(1.0) 


1200 


1(1.0) 


1200 


o CATEGORY B TOTALS 

ERIC 






29, 600 




25, 300 




TABIiB 7 (CONTINUED) 
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[ Space Category 

I 

C, GENERAL INSTITUTIONAL SPACE 



I 27, Instructors Offices 65 © 75 

i 

[ 28 « Administrative Area 



j 29. Student Activities 

[ 

[ 

I CATEGORY C TOTALS 

r 



Sg. Fto 



• 4875 

4000 
1400 

10,275 
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APPENDIX D 

mmm mmm mam mmm mmm mmm mtm 

INDIANA UNIVERSITY 
BASE ESTIMATES 
FOR 

DAYTIME AND EVENING 
1965 and 1972 



NOTE: Under '’No* Units" heading, whole numbers indicate 
number of rooms required if the institution were to have 
its own facility; decimals indicate portions of time 
actually in use and form the basis of combined require- 
ments developed in Tables 2-5* 




TABLE 8 
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lU DAYTIME AND EVENING REQUIREMENTS 1965 





unit 


8:00-5: 


00 


5:00-X0 


O 

o 


Space Catetory 


Area 


No.Units 


sg.Pt. 


MO. Units 




A. GENERAL PURPOSE CLASSROOMS 










1. Type I 


500 


4 


2000 


XO 


5000 


2. Type II 


800 


3 


2400 


7 


5600 


3. Type III 


1600 


1 


X600 


1 


1600 


CATEGORY A TOTALS 






6000 




12200 


B, SPECIAL INSTRUCTIONAL 


SPACE 










5. Gen. Chemistry 


1600 


1( .5) 


1600 


X( .5) 


1600 


6. Chemistry (other) 


1600 


1( .3) 


1600 


X( .4) 


1600 


7. Elem. Physics 


1300 


X( .3) 


1300 


X( .3) 


1300 


9. General Biology 


1200 


1( .3) 


1200 


X( .3) 


1200 


11. Geology <-Geog. 


300 


X(l.O) 


300 


X(X.O) 


300 


12. psychology and 


1400 


X( .8) 


1400 


X(X.O) 


1400 


Animal Lab. 












19. Accounting 


1200 


X( .4) 


1200 


2(X.8) 


2400 


20. Modern Lang. 


1200 


X(X.O) 


1200 


X(X.O) 


1200 


21. Music & Theater 


1000 


X(X.O) 


1000 


X(X.O) 


1000 


22. Art, Design, Crafts 


1000 


X(X.O) 


1000 


X(X.O) 


1000 


Audio-Visual 












23. Radio and TV 


1000 


X( .5) 


1000 


X( .5) 


1000 


24. Speech 


1200 


X(X.O) 


1200 


i(X.O) 


1200 


25. Computing Lab. 


300 


X(X.O) 


300 


X(X.O) 


300 



CATEGORY B TOTALS 



14, 300 



15, 500 



TABLE 8 (CONTINUED) 



Space Category 

C. GENERAL INSTITUTIONAL SPACE 

27. Instructor’s Offices 20 d? 75 

28. Administrative Area — 

29. Student Activities 

CATEGORY C TOTALS — — — 



Sq. Pt. 



1500 

3000 

1200 

5700 




TABLE 9 
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lU DAYTIME AMD 


EVENING REQUIREMENTS 


1972 






Unit 


8j 00—5; 


00 


5:00-10 


1:00 


Space Category 


Area 


Mo. Units 


Sg.Pt. 


MO. Units 




A. GENERAL PURPOSE CLASSROOM 










1. Type I 


500 


5 


2500 


12 


6000 


2. Type II 


800 


4 


3200 


9 


7200 


3. Type III 


1600 


1 


1600 


2 


3200 


CATEGORY A TOTALS 






7300 




16, 400 


B. SPECIAL INSTRUCTIONAL 


SPACE 








5« Gen. Chemistry 


1600 


1( .7) 


1600 


K .8) 


1600 


6. Chemistry (other) 


1600 


1( .5) 


1600 


K .5) 


1600 


7. Elem. Physics 


1300 


1{ .4) 


1300 


K .4) 


1300 


9« Gen. Biology. 


1200 


X( .8) 


1200 


K .5) 


1200 


11. Geology^Geog. 


300 


1(1.0) 


300 


1(1.0) 


300 


12. Psychology and 


1400 


K .9) 


1400 


2(1.4) 


2800 


Animal Lab. 












19. Accounting 


1200 


K .8) 


1200 


3(2.3) 


3600 


20. Modern Lang. 


1200 


1(1.0) 


1200 


1(1.0) 


1200 


21. Music & Theater 


1000 


1(1.0) 


1000 


1(1.0) 


1000 


22. Art« Design, Crafts 


1000 


2(2.0) 


2000 


2(2.0) 


2000 


Audio-Visual 












23. Radio & TV 


1000 


1(1.0) 


1000 


1(1.0) 


1000 


24. Speech 


1200 


1(1.0) 


1200 


1(1.0) 


1200 


25. Confuting Lab. 


300 


1(1.0) 


300 


1(1.0) 


300 


CATEGORY B TOTALS 






15, 300 




19,100 



TABLE 9 (CONTINUED) 



Space category Sq^ 

C« GENERAL INSTI'TUTIONAL SPACE 

27. Instructor's Offices 35 © 75 — — 2625 

28. Administrative Area — 3 qqq 

29. Student Activities 1200 



CATEGORY C TOTALS 



6825 
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APPENDIX E 

JOINT FACILITY ESTIMATES 
BY THE COMMITTEE 
FOR 



1965 and 1972 
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TABLE 10 

JOINT FACILITY REQUIREMENTS FOR 1965 AND 1972 



Square Feet 

Space Category 1965 1972 



D, JOINT FACILITY SPACE 



30. Library 


14,000 


20,000 


31* Student Lounge 


6,000 


10,000 


32* Pood Facility 


6,500 


6,500 


33. Faculty Lounge 


1,800 


1,800 


34. Bookstore 


2,500 


2,500 


35. Building Service 


2,400 


2,400 


36* Bulk Instructional Material Storage 


2,400 


2,400 


CATEGORY D TOTAIiS 


35, 600 


45, 600 



NOTE: These estimates have heen made by members of the committee 
as a total group* 
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APPENDIX F 






SUPPORTING MATERIAL 
FOR 

INDIANA UNIVERSITY 
AND 

PURDUE UNIVERSITY 
PROGRAMS 
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appendix P - PART 1 

PROCEDURES AND ASSUMPTIONS USED DY PURDUE REPRESENTATI'^S 
IN DEVELOPING PURDUE PROGRAM SPACE REQUIREMENTS 

Previous Studies 

Future Purdue program space requirements at Port myne have 
been under consideration more or less continuously since 1955® 

Early in 1955 Mrs® Betty Suddarth^ under the direction of the 
Registrar of the University, made a statistical study of potential 
Purdue students from the Port Wayne area based on recorded annual 
births® During the school year 1955-56 President Hovde appointed 
a committee headed by Professor J® w® Hides to make a formal study 
of future facilities requirements at Port Wayne® This committee 
presented its report in May, 1956® 

The Hicks Committee activity involved two main projectss 

1® Using the Suddarth data and other related material 

generated from the general University enrollment studies 
carried on by the Registrar during the previous year, it 
developed enrollment projections for the Port Wayne Center® 
In summary, it forecast a full-time freshman and sophomore 
student body at Port Wayne of 297 by 1938; 670 by 1965; 
and 1565 by 1972® Major assumptions made in arriving at 
these figures were (a) that one-half the potential freshman 
and sophomore students from the area would be attending 
the Center in 1958 and 1965 and (b) that virtually all 
would be attending the Center by 1972® 

2® For these projected enrollments, space requirements were 
defined using a procedure which possibly merits a brief 
description® First, for each of the projection figures 
above a distribution was made by curriculum groupings, 
assuming that in the larger enrollments the same propor- 
tions would exist as in the current smaller enrollments, 
e®g®, that there would be the same proportion of engineer- 
ing freshmen in 1958, 1965 and 1972 as there were in 1955. 
Double entry spread sheets were then prepared which showed 
all of the courses required in the programs for each of 
these curriculum and year groups, with the room-hour 
requirements of each® it was then possible to enter and 
cumulate total student-hour needs for each type of room 
unit® Prom this point, using specific assuKptions as to 




rooin and, student station utilization, calculations were 
inade of the number of each type of classroom and laboratory 
neededo 



Current Studies 

present committee, appointed early in the 1959-60 school 
year, in arriving at a final definition of Purdue program needs 
at fort Wayne, first made an attenpt to verify the accuracy of 
the interim 1958 prediction made by the earlier committee* Ihe 
actual c rollment figures at the Fort Wayne Center for the years 
1955, 1956, 1957 and 1958 are given on the summary table which 
follows (Column 16) « Also shown here are data from the earlier 
studies (Column 7, 8, XI, 12 and 13) * it will be noted that 
where the Hicks Committee forecast a 1958 enrollment of 287 
(Column 13), In that year there were actually 302 students enrolled 
(Column 16) , and that the 1958 Port X^ayne enrollment was 53 per 
cent of the estimated potential students from the Fort Wayne 
area as conpared with the 50 per cent assumed in the Hicks Committee 
study. 



It was clearly recognized, however, that this somevdiat remark- 
able short-term forecasting accuracy might well be accidental and 
that the longer-term forecasts might be subject to much greater 
error. Too, it seemed to the Committee, particularly in view of 
current enrollment trends on the main caitpus, that possibly the 
assumption that by 1972 almost all the freshman and sophomore 
area students would be attending the Center might be too high. 

As a result, compromise projections for 1965 and for 1972 were 
finally agreed to as reasonable by a larger representative campus 
group. (See starred note at the bottom of the table) » This 
agreement involved three items: 

1© The Suddarth predictions of potential Purdue freshman and 
sophomore students from the Port Wayne area were reduced 
10 per cent both for 1965 and for 1972 (Column 9) . (This 
approximates the difference between estimated and actual 
enrollments on the rrain campus in 1959-1960.) 

2© The estimated nunber of potential Purdue students who 
would attend the Port Wayne Center by 1965 was raised 
from 50 to 60 per cent (Column 10) . 

3© The estimated number of potential Purdue students who 
would attend the Fort Wayne Center Toy 1972 was reduced 
from ICO to 75 per cent (Column 10) • 
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On this basis the 1965 and 1972 projected enrollments were 
reduced to 616 and 1031 respectively. 

Using these revised enrollment figures as a hase^ £^ce 
requirements were then calculated using the general procedustes 
developed by the Hicks Committee but with minor modifications 
suggested by < 3 :}q)erience gained in working through the Indianapolis 
Center project. Ihe results are summarized in Tables 6 and 7 of 
this r^ort. 

Because the end product of a study of this kind d^ends so 
largely upon the assumptions which are made in developing lt« it 
would seem desirable to identic at least the major assumptions 
\pon \4hlch it is based. These follow: 

1. That facilities, will be provided to accommodate two years 
of university work only, in both the four-year degree and 
in the Applied Technology programs, with allowance for 
classroom space required for off-caiipus graduate work. 

2. That curriculum offerings will continue essentially as 
thi^ are at the present time, exc^t that by 1972 it 
probably will be feasible to offer two years of Home 
Econc^mics as compared with the one year offered presently. 

3* That the proportion of freshman and scphomores in the total 
Center enrollment will by 1972 approach the proportions 
found on the first two years on the main campus. 

4. That in the University Centers it is justifiable to ask 
only for facilities required to house the day-time student 
bo^ (44 hours per week), and that these facilities then 
will be used to capacity during evening hours to provide 
both credit and non-credit work, largely for part-time 
students. This may possibly limit someid^t the develop- 
ment of evening programs. 

5. That space will be provided assuming a student-station- 
room utilization at the 60 per cent level. This means that 
the number of classrooms and laboratories indicated in 
Tables 6 and 7 will be adequate for the projected enrollments 
assuming that 80 per cent of available student hours (44 
hours per wedk) will be scheduled with an average of 75 per 
cent of the student stations used. Although this is a 

much higher utilization factor than is possible on miost 
university campuses, we feel that it is reasonably possible 
to attain in the University Centers. 



o 
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appendix P - PART 2 

BASIC ASSIMPTIONS IN DEVELOPMENT 
OF INDIANA UNIVERSITY SPACE NEEDS 

The £ollov;ing Indicates the basis used by the Indiana 
University group in determining estimated space requirements to 
conduct the educational program o£ Indiana University in Fort Wayne 
for the years 1965 and 197 2. 

To develop significant values for space one had to know the 
projected enrollment for 1965 and 1972. officials of the high 
schools \diich provide the majority of our credit students were 
entirely cooperative* Based on population only« the dPta indicates 
a 1965 credit enrollment 1*75 times the average of that for 
1958*59 and 1959*60; the 1972 credit enrollment is expected to be 
1*3 times that for 1965* O^e enrollment values for 1965 and 1972 
were each increased t/y 5 per cent in an attenpt to compensate for 
(1) the increasing percentage of people expected to pursue higher 
education* (2) the effect i:^on local enrollment because of a new 
facility and (3) the fact that credit enrollment only and not an 
Adult Education program is being considered in this report* 

Total hours of Instruction per week for 1965 and 1972 were 
estimated* (Over a span of the last 3*4 years the average load 
for a credit student was 6*2 hours*) The nuniber of sections for 
these periods was nex:t estimated* Speech* conposition and 
laboratory sections were assumed to maintain their present limited 
enrollments* but it was assumed that most other classes were 
likely to increase in size* 

Individual classroom usage was estimated to be 80 per cent of 
the available hours during the pealc load (evening hours) * with- 
80 per cent of the stations being utilized* (With 80 per cent of 
the stations occupied* we can accommodate an increase in the size 
of class sections if necessary*) Available day*time hours were 
assumed to be 8:00 AM-noon and 1:00*5:00 FM* Monday through 
Friday (40 hours); evening hours were assumed to be 5: 45*10: 15PM* 
Monday through Friday (22*5 hours) * One other factor has an 
inportant bearing on space needs: Tiie distribution of sections 

prior to and after 5:30 PM* Currently 22 per cent of our classes 
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are scheduled prior to 5:30 PM. Continuation of this practice 
would require more rooms during the peak evening period. More- 
overt many of those rooms would he vacant during day-time hours. 
Thus it seems logical to plan 30% of the program in the day-time 
for 1965 and 40% for 1972. Increasing the day-time program 
would require more full-time staff, for part-time staff is 
rarely available during the day-time hours. 



